BILL NO. S - 7 0 - 0 7 - ^ 


SPECIAL ORDINANCE NO. S- 

AN ORDINANCE approving Change Order No. 1 with 
C & C CONSTRUCTION CO., INC. in connection with 
Sewage Works Project, Division I, Chlorination 
Building and Controls. 




BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY OF FORT WAYNE, 
INDIANA; 

SECTION 1. That Change Order No. 1 with C & C CONSTRUC- 
TION CO., INC., approved July 2, 1970 by the City of Fort Wayne, 
by and through its Mayor and the Board of Public Works, for the 


Sewage Works Project, Division I - Chlorination Building and 


Controls, for a total cost of $6,480.00, is hereby in all things 
ratified, confirmed and approved. 

SECTION 2 . This Ordinance shall be in full force and 
effect from and after its passage and approval by the Mayor. 
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Read the third time in full and on motion by 
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and duly adopted, placed on its passage. 


Passed <±©S*T) by the following vote; 
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Passed and adopted by the Common Council of the City of Fort Wayne, Indiana, as 

on) (Special) (ApprQp.rLa.tipn) Ordinance ( Resoluti-o n ) No ■ 5 -4 /(■ 
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Presented ~bv me to the Mayor of the City of Eort Wayne, Indiana, on the 4- y 
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o'clock /r~ .M . , E . gft T . 



City Clerk 


Approved and signed by me this 2 $^ day of 

at the hour of 7 /2- o'clock A .M.,E.J.T. 
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Bill No. 

REPORT OF THE COMMITTER ON CITY UTILITIES 

We s your Committee on City Utilities to whom was referred an Ordinance 

approving Change Order No. 1 with C & C CONSTRUCTION CO. INC, in connection with 

Sewage Works Project. Division I. Chlorination Building and Controls. 


have had said Ordinance under consideration and beg leave to report back to the Common 
Council that said Ordinance A/'i'/'^ PASS. 
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FUAD G. SGNAHOOM, CITY CLPRH 


